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ACTION FBO-05 

INFO OCT-01 EUR- 12 NEA-09 ISO-OO ST-01 OC-05 CCO-OO SY-05 

A-01 OCL-OO /039W 

— - 115891 

PR220812Z APR 75 
FM AMEMBASSY DAMASCUS 
TO SECSTATE WASHDC PRIORITY 3240 
INFO AMEMBASSY ATHENS 
AMEMBASSY BEIRUT 


LIMITED OFFICIAL USE DAMASCUS 1464 

DEPT FOR FBO, NEA/EX, OPR/ST, OC, A/SY/FO 

ATHENS FOR ATO, BEIRUT FOR RTC, RCO 

E.O. 11652: N/A 
TAGS: ABLD, ASEC 

SUB J : VAULT DOORS FOR COMBINED COMMUNICATIONS CENTER 
(CCC), PROPERTY NO. 01476 

REF: A. DAMASCUS 319.HB. STATE 33158 (NOTAL), C. DAMASCUS 
OM DATED 3/4/75 (NOTAL) 

1. EMBASSY DAMASCUS REQUESTED URGENT PROCUREMENT OF ONE 
CLASS V VAULT DOOR AND DAY GATE FOR CCC DAMASCUS BY 

REF A. 

2. DEPT REQUESTED INFORMATION CONCERNING WEIGHT 
BEARING STRENGTH OF FLOOR AT LOCATION EMBASSY PLANS 
INSTALL SUBJECT DOOR IN REF B. 

3. EMBASSY FORWARDED FLOOR PLAN SHOWING PROPOSED CCC AREA 
AND PLANNED LOCATION SUBJECT DOOR WITH REF. C. EMBASSY 
INDICATED THAT PLANNED LOCATION FOR SUBJECT DOOR APPEARS 
TO BE ONE OF STRONGEST WALLS IN BUILDING. 
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4. EMBASSY UNDERSTANDS SEABEE CONSTRUCTION TEAM DUE TO 
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ARRIVE DAMASCUS LATE JUNE TO COMMENCE INSTALLATION 
CCC. IF THIS IS TRUE, IT IS IMPERATIVE THAT SUBJECT 
DOOR ARRIVE DAMASCUS ASAP. 

5. ACTION REQUESTED - THAT DEPT PROCURE SUBJECT 
DOOR AND SHIP ASAP IN ORDER THAT CCC CONSTRUCTION MAY 
PROCEED AS QUICKLY AS POSSIBLE. ADVISE. 

MURPHY 
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